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AERONAUTICS  COMMISSION 

P.  O.  BOX  1698 
HELENA,  MONTANA 


July  1,  1963 


The  Honorable  Tim  Babcock 
Governor  of  the  State  of  Montana 
State  Capitol  Building 
Helena,  Montana 

Dear  Governor  Babcock: 

It  is  with  pleasure  that  we  submit  to  you  the  Annual 
Report  for  the  Montana  Aeronautics  Commission 
for  the  fiscal  year  July  1,  1962  to  June  30,  1963. 

This  report  contains  a listing  of  the  Commission 
personnel,  facilities  and  operations  during  the  fis- 
cal year  1963,  together  with  a fiscal  report  and 
status  report  of  airport  projects  in  which  the  Comm- 
ission participated  during  the  year. 
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Name 


Representing 


Herb  Jungemann,  Chairman 

Gordon  Hickman,  Vice-Chairman. 

Walter  Hope 

Clarence  R.  Anthony 

Carl  W.  (Bill)  Bell 

E.  B.  Cogswell 

Jack  R.  Hughes 


Interstate  Commercial  Airline 
Municipal  League 
County  Commissioners 
Aviation  Education 
Montana  Pilot's  Association 
Montana  Chamber  of  Commerce 
General  Aviation  Operators 


Term  of  Office 


Herb  Jungemann  1961-1965 

Gordon  Hickman  1961-1965 

Walter  Hope  1961-1965 

Clarence  R.  Anthony 1959-1963  Reappointed  1963-1967 

Carl  W.  (Bill)  Bell 1961-1965 

E.  B.  Cogswell 1961-1965 

Jack  R.  Hughes 1963-1967 


AL  C.  NEWBY 

General  Aviation  Operators — 1961-1963 


1-204  GENERAL  POWERS  AND  DUTIES  OF  THE  COMMISSION 

The  Commission  shall  have  the  general  supervision  over  Aeronautics  within  the  State.  It  is  empow- 
ered and  directed  to  encourage,  foster  and  assist  in  the  development  of  Aeronautics  in  the  State  and  to 
encourage  the  establishment  of  airports  and  other  air  navigation  facilities.  It  may  perform  such  acts,  is- 
sue and  amend  such  orders  and  make,  promulgate  and  amend  such  reasonable  general  or  special  rules, 
regulations  and  procedures,  and  establish  such  minimum  standards  consistant  with  the  provisions  of 
this  act  as  it  shall  deem  necessary  to  carry  out  the  provisions  of  this  act,  and  to  perform  its  duties  hereun- 
der. . . 
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C.  A.  LYNCH,  Director 

Frank  W.  Wiley,  Advisor 
Henry  Loble,  Commission  Counsel  (retained) 
Kenneth  D.  Beyer,  Commission  Attorney 
William  L.  Wyman,  Chief  Pilot 


JAMES  H.  MONGER,  Chief  Airport  Division 

Eddie  M.  Granger 
Vernon  L.  Moody 


RICHARD  J.  MUNROE,  Safety  and  Education  Officer 

(Terminated  6-1-63) 

C.  Joyce  McCutcheon 
Gerald  C.  Burrows 


MARGARET  E.  DAVIS,  Office  Manager 

Isabel  Bryant 
Joan  DeBorde 

Georgiana  Morgan  - ■ 


1-103  DECLARATION  OF  POLICY 

It  is  hereby  declared  that  the  purpose  of  this  act  is  to  further  the  public  interest  in  aeronautical  prog- 
ress by  providing  for  the  protection  and  promotion  of  safety  in  aeronautics.  . . 

It  may  employ  such  clerical  and  other  employees  and  assistants  as  it  may  deem  necessary  for  the 
proper  transaction  of  its  business  and  shall  fix  their  salaries.  . . 
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MONTANA  AERONAUTICS  COMMISSION 
ORGANIZATION  CHART 


LEGEND 


Education  

$ 49,101.89 

7.56% 

Safety  

7,307.55 

1.12% 

Administration  

75,142.89 

11.55% 

Capital  

59,640.42 

9.17% 

State  Airports  

87,347.25 

13.43% 

Loans  

319,066.43 

49.06% 

Grants  

52,766.54 

8.11% 

$650,372.97 

100.00% 

The  Safety  and  Education  Division,  though  accounting  for  a minor  part  of  the  total  budget  percent- 
age-wise, entails  a substantial  part  of  the  staff  and  is  an  important  and  much  larger  part  of  the  total  Aer- 
onautics Commission  operation  than  is  indicated  by  the  budget  dollar.  The  loan  program  under  the  Air- 
port Development  Division  accounts  for  nearly  one-half  of  the  total  Commission  budget.  These  monies  are 
loons  directly  to  cities  and  counties  generally  for  the  purpose  of  the  sponsor's  share  of  the  funds  under 
the  Federal  Airport  Aid  program.  The  Grants  part  of  the  budget  dollar  is  basically  for  preliminary  engi- 
neering planning  for  both  new  airport  construction  and  airport  reconstruction  through  cities  and  counties. 
The  State  Airport  Program  is  basically  for  the  purpose  of  development  in  those  important  areas,  from  a 
navigational  standpoint,  which  are  not  in  the  immediate  vicinity  of  cities  or  towns  that  are  in  a position  to 
carry  forward  with  the  development  themselves. 
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Facilities 


AERONAUTICS 

DEPARTMENT  AIRCRAFT 

LOG 

Cessna  172 

Cessna  180 

Other 

Beechcraft 

Csssna  185 

after  10-S2 

to  10-62 

Aircraft 

Administration  

210.3  hrs. 

62.3hrs. 

25.2  hrs. 

10.2  hrs. 

5.25  1 

Safety  and  Education.. 

35.5 

196.0 

98.9 

37.0 

70.50 

Airports  

59.3 

47.1 

98.4 

35.2 

27.75 

Others  (State  Pilots) 

128.9 

72.1 

13.3 

16.1 

.... 

434.0 

377.5 

235.8 

98.5 

103.50 

Total  Hours:  1,249.3 

The  Montana  Aeronautics  Commission  is  cooperating  fully  on  an  inter-departmental  level  with  many 
of  the  other  state  departments  in  providing  administrative  and  emergency  air  transportation,  and  other 
services. 

One  of  the  functions  of  the  Montana  Aeronautics  Commission  is  to  provide  a safe  and  efficient 
means  of  transportation  for  the  Chief  Executive  of  the  State  of  Montana.  Inasmuch  as  the  frequency  of 
flights  for  other  state  departments  is  currently  on  the  upswing,  and  since  many  of  these  inter-departmen- 
tal flights  can  be  accomplished  in  conjunction  with  Montana  Aeronautics  Commission  activities,  and  be- 
cause these  services  are  in  direct  relation  to  the  Commission's  obligation  to  develop  aviation  and  pro- 
mote safety  in  the  use  of  aircraft,  other  state  agencies  are  charged  on  a cost  basis  only. 

Usage  of  state  aircraft  provides  not  only  a swift,  secure,  economical  means  of  transportation,  but 
permits  a more  adequately  covered  state  in  the  performance  of  official  duties  through  the  use  of  fewer 
man  hours  in  travel. 
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UNICOM  RADIO  PROGRAM 


UNICOM  ON  122.8 


Alzada 

Anaconda 

Babb 

Big  Timber  (Private) 

Bozeman 

Bridger 

Butte 

Chester 

Chinook 

Choteau 

Columbus 

Condon 

Conrad 

Culbertson 

Cut  Bank 

Dell 


Billings  (Private) 
Helena 


East  Poplar 
Ethridge 
Fairfield 
Fort  Benton 
Gallatin  Gateway — 
(Nine  Quarter 
Circle  Ranch) 
Geraldine 
Glasgow 
Glendive 
Hamilton 
Hardin  (Private) 
Harlowtcn  (Private) 
Havre 

Havre  .Sands,  Private) 
Jackson 


Jordan 

Kalispell 

Libby 

Plentywood 

Poison 

Poplar 

Red  Lodge 

Roundup 

Scobey 

Shelby 

Superior 

Sweetgrass-Coutts 
West  Poplar 
West  Yellowstone 
Wolf  Point 
Valier 


UNICOM  ON  123.0 

Great  Falls  (Private) 
Missoula 


UNICOM  RADIO  PROGRAM 

The  Montana  Aeronautics  Commission  has  available  two-way  air  to  ground  radio  units  to  be  in- 
stalled on  Montana  airports.  Unicom  Radios  are  keyed  to  operate  on  a frequency  of  122.8  megacycles 
or  123.0  megacycles.  Their  primary  function  is  for  the  purpose  of  airport  advisory  information  on  those 
airports  not  serviced  by  the  FAA  Towers  or  Flight  Service  Stations.  Their  service  is  also  provided  for  the 
purpose  of  Search  and  Rescue,  and  Civil  Defense  operations.  The  Commission  pays  one-half  of  the  cost 
of  the  radio,  accessories,  and  installation,  with  the  sponsor  paying  the  other  half.  There  are  no  addition- 
al fees  to  this  sponsor  as  the  Commission  provides  all  maintenance. 
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AIRMARKING 

In  1963,  the  Montana  Aeronautics  Commission  again  employed 
a summer  airmarking  crew  to  paint  identification  signs  on  roof- 
tops throughout  Montana.  These  signs  contain  the  name  of  the 
city,  the  latitude,  the  longtitude  and  the  North  Arrow,  as  well  as 
the  direction  and  distance  to  the  nearest  airport.  Almost  every 
town  or  remote  landmark  in  Montana  has  an  airmarker.  They 
are  of  considerable  value  to  a pilot  flying  in  marginal  weather 
conditions  and  they  are  of  value  to  a pilot  who  is  in  an  un- 
familiar area. 

There  are  a total  of  three  hundred  forty  two  airmarkers  in  the 
State  of  Montana  now.  One  hundred  eighty  five  of  these  markers 
were  repaired  and  repainted  the  Summer  of  1963. 


SURPLUS  BEACON  PROGRAM 

The  Montana  Aeronautics  Commission  has  access  to  Federal 
Aviation  Agency  beacons  that  have  been  declared  surplus  from 
abandoned  airways.  Personnel  at  the  Montana  Aeronautics  Com- 
mission office  rejuvenate  a beacon,  and  then  make  it  available 
to  any  Montana  airport  that  is  installing  an  airport  lighting  sys- 
tem. 

In  the  Fiscal  Year  1963,  two  such  units  were  installed,  bring- 
ing the  total  units  to  twelve. 


AIRPORT  MAINTENANCE 

In  the  Summer  of  1963,  two  summer  em- 
ployees were  assigned  to  conduct  airport  up- 
keep and  preventative  maintenance  duties  on 
all  state  owned  airports.  Nine  state  OAAOied  air- 
ports were  inspected  and  maintenance  per- 
formed on  each.  This  consisted  of  picking  rocks 
and  filling  in  any  runway  ruts,  fixing  fence, 
painting  markers,  erecting  signs,  erecting  la- 
trines, and  the  placement  of  stone  ground 
signs  showing  the  pilot  the  name  of  the  airstrip 
along  with  its  elevation. 


WINDSOCK  STANDARDS 

The  Montana  Aeronautics  Commission  has  a supply  Wind- 
sock Standards  that  are  prefabricated  for  erection  on  an  airport. 
These  standards  are  erected  free  of  charge  on  any  public  use  air- 
port that  does  not  have  a windsock  standard.  In  the  fiscal  year 
of  1963  ten  units  were  installed,  bringing  the  total  units  now  in- 
stalled to  twenty-four. 
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COMPASS  COMPENSATORS 


The  Montana  Aeronautics  Commission  entered 
into  a joint  sponsored  program  with  the  Helena  Joint 
City-County  Airport  and  the  Montana  National 
Guard.  This  project  consisted  of  purchasing  and  in- 
stalling an  aircraft  compass  compensator  on  a con- 
crete pad  located  on  the  Helena  Airport.  This  unit 
is  the  only  one  of  its  kind  in  Montana,  and  is  used 
to  adjust  and  to  calibrate  aircraft  compasses. 

The  unit  is  available  for  public  use  at  no  charge 
at  any  time.  It  is  probably  used  most  extensively  by 
state  owned  and  military  owned  aircraft. 


DENSITY  ALTITUDE  CHART 

Because  of  an  obvious  need  to  make  more  pilots  aware  of  the 
temperature  effect  on  high  altitude  airports,  and  because  of  a con- 
tinuing accident  record  which  indicates  a lack  of  respect  on  the 
part  of  many  out-of-state  pilots  for  temperature  conditions  on  high 
altitude  airports,  the  Commission  Staff  has  developed  a Density 
Altitude  Chart,  showing  the  equivalent  elevation  on  an  airport  at 
any  given  temperature  above  standard  temperature.  Distribution 
was  made  free  of  charge  to  all  Airport  Operators,  all  Airport  Man- 
agers, all  Flight  Service  Stations,  FAA  Towers  and  Weather  Bu- 
reaus in  the  State  of  Montana.  This  item  has  become  exceedingly 
popular  and  many  requests  for  copies  out-of-state  have  been  re- 
ceived. 
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IS 
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airport  is  3873' 
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PUBLICATIONS 


AIRPORT  ADMINISTRATION  BOOKLET 

In  1959  the  Montana  Aeronautics  Commission  published  a 
booklet  entitled  "Recommendations  for  Municipal  and  County  Air- 
port Administration".  This  booklet  has  had  wide  circulation  and 
has  been  in  demand  by  numerous  airport  administrators  in  the 
State  of  Montana  and  at  national  level  by  various  trade  associa- 
tions. A cooperative  program  has  been  established  whereby  the 
booklet,  jointly  sponsored  by  the  United  States  Chamber  of  Com- 
merce, the  National  Aviation  Trades  Association,  and  the  Mon- 
tana Aeronautics  Commission,  will  be  reprinted.  Target  date  for 
release  will  be  mid-winter,  1963. 


AIRPORT  DIRECTORY 

The  Airport  Division  of  the  Montana  Aeronautics  Commission 
publishes  annually  an  Airport  Directory  for  Montana.  This  direc- 
tory contains  a drawing  of  each  of  the  one  hundred  twenty  eight 
public  use  airports  in  the  state.  The  drawing  shows  the  airport  in 
detail,  and  its  location  relative  to  the  adjacent  city.  Also  included 
in  the  directory  is  technical  information  that  is  of  considerable 
value  to  pilots  flying  in  Montana. 
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AERONAUTICAL  CHART 


FLIGHT  INSTRUCTOR'S 
REFRESHER  COURSE 
BOOKLETS 

A 59  page  booklet  giving  a complete  out- 
line and  picture  history  of  the  First  Mon- 
tana Flight  Instructor's  Refresher  Course, 
held  in  March  of  1962,  was  published  and 
distributed.  A 61  page  booklet  covering 
the  Second  Montana  Flight  Instructor's  Re- 
fresher Course  was  outlined  and  prepared 
for  publication  before  July  1,  1983. 


The  Engineering  Division  of  the  Commission  Staff 
is  currently  compiling  data  for  the  revision  of  the 
Montana  Aeronautics  Chart  for  the  summer  of  1984. 
The  map  has  proven  to  be  of  excellent  value  to  air 
navigation  in  the  state  and  has  become  a prized 
possession  of  tourists  and  out-of-state  pilots.  The 
last  publication  was  Spring  1962,  and  its  is  expected 
that  revisions  will  be  made  available  to  the  pilots 
in  late  1964. 


NEWSLETTER 

A monthly  publication  titled  "Montana  and  the  Sky"  is  sent  to 
all  registered  pilots.  Courtesy  copies  are  furnished  to  all  inter- 
ested persons  on  request. 

The  publication  features  Montana  aviation  persons  and  ac- 
tivities. Attention  is  also  focused  on  national  items  of  particular 
interest  and  technical  features  of  special  importance  are  carried. 
Average  run  is  12  pages.  Circulation  in  the  fiscal  year  62-63 
reached  approximately  4,000. 


BROCHURE 

A brochure  with  complete  listings  of  Aviation 
audio-visual  material  is  available  from  the 
Montana  Aeronautics  Commission. 

NEWS  RELEASES 

Special  news  releases  concerning  the  Mon- 
tana Aeronautics  Commission  and  general 
aviation  activities  are  released  to  the  news 
media  in  the  state. 


ADDRESSOGRAPH 

A complete  revision  of  the  Montana  Aero- 
nuatics  Commission  addressograph  system 
was  accomplished  during  the  62-63  fiscal  year. 

A questionnaire  form  was  sent  to  all  per- 
sons with  the  exception  of  current  registered 
pilots  and  known  courtesies  regarding  their 
remaining  on  the  mailing  list.  Close  to  1,000 
replies  were  received,  raising  the  mailing  list 
to  the  4,000  mark. 
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SAFETY  & EDUCATION 


TEACHER  WORKSHOPS 

The  Aviation  Education  Workshop  for  elementary  and  secondary  school  teachers  was  held  at  the 
State  University  in  Missoula,  June  17  to  July  19,  1963.  The  course  Director  was  Dr.  A.  C.  Brewer,  Science 
Consultant  from  the  Springfield  Public  Schools,  Springfield,  Missouri.  Coordinating  and  administering 
the  program  was  Mrs.  Mary  Jo  Janey,  Aviation  Education  Supervisor,  with  the  State  Department  of  Pub- 
lic Instruction  under  the  sponsorship  of  the  Montana  Aeronautics  Commission. 

For  the  third  year,  a very  successful  aviation  education  workshop  was  held  at  Western  Montana 
College  of  Education,  Dillon,  Montana,  from  July  1 to  July  18,  1963.  The  workshop  director  was  Dr.  Wes- 
ley Caspers,  with  Mrs.  Mary  Jo  Janey,  Supervisor  of  Aerospace  Education  in  the  State  Department  of 
Public  Instruction  acting  as  coordinator  for  the  Montana  Aeronautics  Commission. 


VO-AG  AVIATION 

Very  successful  Vocational  Agricultural  Aviation  Projects  were  conducted  at  Fort  Benton,  Dillon  and  Red 
Lodge,  during  the  spring  of  1963.  The  programs  have  been  sponsored  by  the  Montana  Aeronautics  Com- 
mission in  conjunction  with  the  Department  of  Public  Instruction.  The  purpose  of  the  course  has  been  to 
demonstrate  vividly  to  the  students  involved,  the  effects  of  soil  erosion  and  the  success  of  soil  conserva- 
tion efforts.  School  officials  have  testified  to  the  program's  effectiveness  and  its  educational  value. 


MONTANA  PILOT  FLIGHT  PLAN  SERVICE 

On  April  15,  1963,  the  Commission  inaugurated  the  "Mon- 
tana Pilot  Flight  Plan  Service,"  whereby  pilots  at  airport  lo- 
cations not  serviced  by  the  FAA  Flight  Service  Station  may 
place  collect  telephone  calls  to  the  nearest  FAA  Flight  Serv- 
ice Station,  who  in  turn  will  charge  such  calls  to  a Montana 
Aeronautics  Commission  special  credit  card  number.  The 
purpose  of  the  program  is  to  encourage  and  greatly  increase 
the  use  of  flight  plans  by  pilots  in  Montana,  and  secondly, 
to  avoid,  as  much  as  possible,  the  heavy  workload  and 
costly  process  involved  in  Search  & Rescue,  either  through 
failure  to  close  flight  plans  or  in  the  actual  search  for  over 
due  pilots  where  unknown  conditions  exist  through  failure 
to  use  any  flight  plan  service.  The  service  is  available  to 
all  pilots  registered  with  the  Montana  Aeronautics  Commis- 
sion. The  service  has  proven  highly  successful,  enthusi- 
astically accepted  by  pilot  and  traffic  control  personnel  alike. 
Montana  has  received  national  recognition  for  the  inaugura- 
tion of  this  service,  and  plans  are  underway  in  a number 
of  other  states,  to  duplicate  this  service. 
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FLIGHT  INSTRUCTOR'S  REFRESHER  COURSE 

The  Second  Flight  Instructors'  Refresher  Course,  sponsored  by  MAC-MATC,  was  held  in  Great  Falls, 
Montana,  March  4th  through  13th  with  21  flight  instructors  attending.  Instruction  was  by  representatives 
of  the  Federal  Aviation  Agency  Academy  at  Oklahcma  City,  and  personnel  from  the  Air  Traffic  Control 
Center  and  the  U.  S.  Weather  Bureau  located  at  Great  Falls;  GADO  inspectors  from  Billings  and  Helena 
offices  and  the  Montana  Aeronautics  Commission. 

To  date,  42  Montana  Flight  Instructors  have  completed  this  course  and  received  their  Montana  Aero- 
nautics Commission  wings  and  certificates. 
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AGRICULTURAL  REGISTRATION 

Aircraft  used  in  spray  operation  must  be  registered  with  the  Montana  Aeronautics  Commission  and 
must  meet  requirements  as  set  forth  by  the  Commission  Regulations  in  regard  to  insurance  (Public  Lia- 
bility and  Property  Damage  for  Commercial  Operation)  and  FAA  specifications  (holding  an  approved 


Low-flying  Waiver  form  No.  663). 

Total  Agricultural  Aircraft  plated  in  1962. 198 

Total  Agricultural  Aircraft  plated  in  1963  June)  — 185 


PILOT  REGISTRATION 

0 500  1000  1500  2000  2500 
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REGISTRATIONS 

PILOT  REGISTRATIONS 

In  accordance  with  the  state  law  that  all  pilots  operating  aircraft  in  Montana  must  register  their  FAA 
airman's  certificate  annually  with  the  Montana  Aeronautics  Commission,  2,089  pilots  were  registered  in 
1963.  Registration  fee  is  $1.00. 

Pilots  operating  agricultural  aircraft  must  signify  on  the  registration  form  the  number  of  hours  and 
seasons  qualifying  them  as  Agricultural  Pilots. 
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AIR  CARRIER  PRESENTATIONS 


AIR  CARRIER  HEARINGS 

In  October,  1962,  the  Director  and  Commission  Counsel  appeared  before  the  Civil  Aeronautics  Board 
Examiner  in  Spokane,  Washington,  relative  to  the  West  Coast  Airlines  hearing  involving  the  "Use  It  Or 
Lose  It"  action  as  it  applies  to  Kalispell,  Cut  Bank  and  Great  Falls  in  the  State  of  Montana.  Later  presen- 
tations were  made  by  the  Commission  Counsel  in  front  of  the  Examiner  at  Portland,  Oregon.  As  of  the 
close  of  the  fiscal  year,  final  recommendations  of  the  CAB  Examiners  were  presented  to  the  Civil  Aero- 
nautics Board.  The  Examiner  recommended  that  service  be  continued  at  Great  Falls  and  Kalispell,  but 
unfortunately  recommended  that  service  at  Cut  Bank  be  suspended.  The  Commission  and  Cut  Bank 
have  appealed  to  the  CAB  itself  to  retain  Cut  Bank  service.  Final  action  has  not,  as  yet,  been  taken  by 
the  Board.  During  the  week  of  May  20,  1963,  the  Commission  Counsel  and  the  Director  along  with  all 
cities  represented  on  the  Frontier  Airlines  route  in  Montana  appeared  at  a hearing  before  the  CAB  Ex- 
aminer in  Billings  for  the  purpose  of  presenting  arguments  in  the  "Use  It  Or  Lose  It"  hearing  involving 
Frontier  Airlines  routes  in  Montana  and  North  Dakota,  and  the  cities  involved.  As  of  the  close  of  the 
fiscal  year,  the  recommendations  of  Bureau  Counsel  had  not  been  received  by  the  Board,  and  no  action 
had  been  completed  by  the  Examiner  relative  to  his  decision.  Continuous  effort  is  being  made  by  the 
Commission  Staff  to  maintain  this  vital  service  for  Montana. 
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PRELIMINARY  ENGINEERING  GRANT 

The  Montana  Aeronautics  Commission  encourages  the  development  of  a state-wide  system  of  air- 
ports. The  role  of  each  facility  must  be  evaluated  ani  measured  not  only  on  its  own  merits,  but  in  rela- 
tion to  others.  To  the  extent  possible,  each  must  be  planned  to  support  and  supplement  the  usefulness  of 
the  other,  so  that,  ideally,  if  all  of  the  airports  included  in  the  Montana  Airport  Plan  were  developed  in  the 
same  time  and  manner  prescribed,  the  system  of  public  airports  for  Montana,  would  be  adequate  in  all  re- 
spects. In  order  that  planning  and  preliminary  engineering  will  take  place  at  local  level,  the  Montana 
Aeronautics  Commission  has  provided  an  engineering  grant  lor  this  purpose.  The  Montana  Aeronautics 
Commission  will  grant  to  a community  or  county,  or  airport  board,  one-half  of  the  cost  of  preliminary  en- 
gineering for  a proposed  project  or  study  of  their  airport,  up  to  a maximum  of  $1,000  whichever  is  the 
lesser,  this  amount  is  a grant  that  does  not  have  a bearing  on  the  loan  established. 

FEDERAL  STATE  AND  LOCAL  PROJECTS 

(Federal  Aid  Airport  Program) 

The  Federal  Aviation  Agency  has  a grant  program  whereby  53%  of  the  funds  required  for  an  air- 
port improvement  project  will  be  granted  by  the  Federal  Aviation  Agency.  This  grant  will  be  made  only 
to  federally  approved  airport  projects  when  the  sponsor  or  local  municipality  will  provide  the  other  47% 
of  the  total  project  cost.  In  many  instances  the  local  airport  board  does  not  have  these  funds  available, 
and  an  improvement  is  desperately  needed  at  their  airport.  The  Montana  Aeronautics  Commission  then 
offers  financial  assistance  in  the  form  of  a loan,  to  be  used  for  the  matching  money  for  the  federal  project. 

STATE  LOCAL  PROJECTS 

The  Montana  Aeronautics  Commission  is  able  to  loan  money  to  a local  airport  board  for  the  develop- 
ment of  an  airport  project  under  present  state  law,  a county  may  borrow  up  to  $10,000  for  a single  proj- 
ect, without  a bond  election.  Cities  are  restricted  only  by  their  legal  indebtedness  limitation  law,  and  the 
Montana  Aeronautics  Commission  allows  a city  to  borrow  up  to  $100,000  over  a ten  year  period.  The 
loans  are  repayable  annually  with  no  interest  rate  being  charged.  The  communities  or  counties  involved 
may  use  state  funds  along  with  available  local  funds  for  any  particular  airport  project.  The  majority  of 
local  state  projects  are  usually  the  smaller  type  develcpments,  and  they  are  also  used  for  projects  that  are 
eligible  under  the  Federal  Airport  Aid  Program. 


GENERAL  AVIATION  UTILITY  AIRPORTS 

Under  this  program  a minimum  but  adequate  safe  airport  facility  is  developed  primarily  for  the  use  of 
general  aviation  in  a location  that  does  not  presently  have  an  airport.  Construction  costs  are  held  at 
$20,0C0  or  less.  The  airport  consists  of  one  stabilized  turf  runway  with  a parking  apron,  a segmented  cir- 
cle, wind-cone,  runway  markers  and  the  property  line  fenced.  The  Montana  Aeronautics  Commission  has 
a consulting  engineering  firm  retained  and  then  the  Montana  Aeronautics  Commission  contracts  for  con- 
struction. The  sponsor,  who  is  either  a city  or  county  or  both,  agrees  to  repay  to  the  State  of  Montana  the 
equivalent  of  2p2  mills  up  to  a maximum  of  $10,000  over  a ten  year  period  for  their  share  of  the  project 
cost.  The  balance  of  the  cost  above  the  quarter  mill  per  year  becomes  a grant  on  the  part  of  the  State  of 
Montana  to  the  county  or  municipality  involved. 

STATE  AIRPORTS 

The  Commission  has  authority  and  responsibility  to  construct  and  maintain  state  owned  airports. 
These  normally  are  confined  to  strategic  locations  due  to 

1.  An  aviation  traffic  need 

2.  Adjacent  to  recreational  areas 

3.  An  emergency  value 

4.  A location  of  convenience  and  necessity  lending  accessibility  to  the  area. 

These  projects  may  be  completed  solely  on  a state  basis  in  conjunction  with  the  FAA  under  the  Fed- 
eral Aid  Airport  Program,  or  in  conjunction  with  the  U.  S.  Forest  Service  or  with  the  U.  S.  Department  of 
Interior,  Park  Service.  All  engineering  construction  contracting  ownership  and  costs  are  under  the  juris- 
diction of  the  Montana  Aeronautics  Commisssion. 
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COUNTY  AND  MUNICIPAL  AIRPORTS 


(g)  PROJECTS  IN  FY  1963 

@ PROJECTS  IN  FY  1964 


COUNTY  AND  MUNICIPAL  AIUPORTS 


August — 1963 

Dillon — 1963 

Hot  Springs 

St.  Ignatius 

Baker 

Dutton 

Jackson 

Schafer  (USFS) 

Big  Sandy 

Drummond 

Jordan 

Scobey 

Big  Timber 

EVa'aka — 1964 

Kalispell 

Shelby 

Billings— 1963.  1964 

Eureka 

Laurel 

Sidney 

Boulder — 1963 

Fairfield 

Lewistown 

Spotted  Bear  (USFE) 

Bozeman — 1963,  1964 

Fallon 

Libby  (USES) 

Stanford 

Bridger 

Forsyth — 1963 

Livingston — 1963 

Sunburst 

Butte — 1963 

Fort  Benton 

Malta— 1964 

Superior 

Carter 

Fort  Peck 

Meadow  Creek  (USES) 

Terry 

Cascade 

Gardiner 

Medicine  Lake 

Thompson  Falls 

Chester — 1964 

Geraldine — 1963 

Miles  City 

Three  Forks 

Chinook — 1963 

Glasgow — 1963 

Missoula — 1964 

Townsend 

Choteau — 1964 

Glendive 

Nashua 

Troy  (USFS) 

Circle 

Great  Falls— 1963.  1964 

Opheim 

Turner 

Columbus 

HamTton — 1964 

Plains 

Twin  Bridges 

Condon  (USES) 

Hardin — 1964 

Plentywood 

Valier 

Conrad 

Harlem — 1963,  1964 

Polebridge — 1963 

Westby 

Culbertson — 1964 

Harlowton 

Poison 

West  Yellowstone — 1964 

Cut  Bank 

Havre — 1963 

Poplar — 1964 

Whitehall 

Deer  Lodge — 1964 

Helena — 1963 

Red  Lodge — 1963 

Winifred 

Dell— 1963 

Hinsdale 

Reserve 

Wisdom 

Denton 

Hogeland — 1963 

Ronan 

Wolf  Point— 1963 

Roundup — 1963 

Whitefish — 1963 

PRIVATELY  OWNED  PUBLIC  AIRPORTS 

Anaconda — 1963  Jackson 

Ashland — 1963  Ringling 

Brady  Two  Dot 

Ennis  "N"  Bar  ((Grass  Range) 

Nine  Quarter  Circle  (Gallatin  Gateway) 


LOANS  APPROVED  DURING  FISCAL  1963 


Billings  (A.  B.) $ 35,000.00 

Billings  (B)  1,062.00 

Billings  (W)  100,000.00 

Bozeman  14,000.00 

Broadus  9,111.39 

Choteau  20,000.00 

Culbertson  19,100.00 

Dillon  78,000.00 

Ekalaka  10,000.00 

Glendive  - 25,000.00 

Great  Falls  (T.  L.) 54,000.00 

Hamilton  41,988.00 

Harlem  (R.  P.) 4,000.00 

Helena  (B)  100,000.00 

Helena  (S.  P.) 20,000.00 

Hysham  5,562.00 

Lavina  3,117.00 

Lewistown  40,000.00 

Poplar 20,000.00 

Roundup  4,795.00 

Ryegate  3,561.00 

Wibaux  10,000.00 

Total  . $717,196.39 

AIRPORT  LOANS  DISBURSED  DURING  FISCAL  1963 

Augusta  $ 5,507.89 

Boulder 6,052.10 

Butte  10,000.00 

Chinook  10,000.00 

Geraldine  10,000.00 

Glasgow  100,000.00 

Great  Falls  (W)  50,000.00 

Hardin  5,000.00 

Harlem  (R.  E.) 6,000.00 

Havre  100,000.00 

Hogeland 4,000.00 

Red  Lodge 10,000.00 

Whitefish  7,310.43 

Total  $324,000.00 
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STATE  AIRPORTS 


STATE  AIRPORTS 

GENERAL  AVIATION  UTILITY  AIRPORTS 

White  Sulphur  Springs 

AIR  CARRIER  AIRPORTS 

Yellowstone  State  Airport  (Under  Construction) 


EMERGENCY  AND  RECREATIONAL  AIRPORTS 

Babb  Elliott  Field  (Clinton) 

Browning  Ox-Bow  (Wolf  Creek) 

Canyon  Ferry  Seeley  Lake 

Dell  Tiber  Dam 


BORDER  CROSSING 

East  Poplar  (Port  of  Scobey) 
Ross  International  (Sweetgrass) 
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COMPLETED — Augusta,  Boulder,  Hogeland,  Polebridge,  Whitefish. 

UNDER  CONSTRUCTION — Ekalaka,  Lincoln,  Seeley  Lake,  West  Yellowstone. 


PRIVATE  AIRPORTS 


.*L  < 1 1.  * . 


t V E L T 


PRIVATE  AIRPORTS — Anaconda,  Ashland,  Ennis. 

In  addition  Montana  has  351  privately  owned  Flying  Farmers  and  Ranchers'  Airports. 
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STATE  - COUNTY 

PROPOSED  NEW  AIRPORTS  FY  1964 


Broadus 

Ekalaka 

Hysham 


STATE-COUNTY 

PROPOSED  NEW  AIRPORTS  FY  1964 

Lavina  Richey 

Noxon-Trout  Creek  Ryegate 

Rapelje  Saco 


Seeley  Lake 
Stanford 
Wibaux 
Winnett 
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REMAINING  COUNTY  SEATS 
WITHOUT  DEVELOPED  AIRPORTS 


REMAINING  COUNTY  SEATS  W/0  DEVELOPED  AIRPORTS 


County  City 

Carter Ekalaka  (Project  Engineering) 

Golden  Valley Ryegate  (Project  Planned) 

Granite Philipsburg  (Stopped  Locally) 

Madison V irginia  City 

Petroleum W innett 

Powder  River Broadus  (Project  Planned) 

Treasure Hysham  (Project  Planned) 

Wibaux Wibaux  (Project  Planned) 
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FEDERAL  AID  AIRPORT  PROJECTS 


FAAP  FOR  FY  1963 


Location  Project  Cost 

BILLINGS  Reconstruct  E/W  taxiway,  Local  funds  $ 52,692.00 

construct  100,000  gal.  State  loan  100,000.00 

water  tank — Linder  construction  Federal  172,809.00 

Total  $ 325,501.00 

GREAT  FALLS  High  intensity  lighting  Local  funds  $ 47,700.00 

system — Under  construction  State  loan 50,000.00 

Federal  120,000.00 

Total  $ 217,700.00 

HAVRE  Reconstruct  E/W  runway  Local  funds  $ 10,521.00 

and  taxiway — Completed  State  loan  100,000.00 

September,  1963  Federal  127,768.00 

Total  $ 238,289.00 

LINCOLN  Construct  new  general  State  loan $ 31,000.00 

aviation  airport.  Federal  32,500.00 

Schedule  construction  1964 

Total  $ 63,500.00 

WEST  YELLOWSTONE  Construct  new  air  carrier  Dept,  of  Int $ 736,096.00 

airport-paved  8400'  runway  FAA  646,332.00 

and  taxiway — Under  construction 

Total  "$1,382,428.00 
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FEDERAL  AID  AIRPORT  PROJECTS 
FOR  FY  1964 


Location 

FAAP  FOR  FY  1964 

Project 

Cost 

BILLINGS 

Reconstruct  north  end  of 

Local  funds  ... 

$160,995.00 

runway  16-34  and  north 
end  of  runway  4-22 

Federal  

182,204.00 

Total  

$343,200.00 

BUTTE 

Construct  maint.  equip,  bldg. 

Local  funds  ... 

.....  $ 18,975.00 

Construct  taxiway — Apron — Light 
taxi  way — Fencing — Relocate  beacon 

Federal  

21,475.00 

Total  

.....  $ 40,450.00 

CHESTER 

Resurface  E/W  runway, 

Local  funds  ..... 

$ 7,490.00 

taxiway  and  apron — Fence — 
Light  apron 

Federal  

8,478.00 

Total 

$ 15,968.00 

CHOTEAU 

Acquire  land  SW  Clear  Zone — Con- 

State  loan  

....  $ 20,000.00 

struct  NE /SW  runway  connecting 
taxi  and  apron  — Relocate  lighting 

Federal  

23,766.00 

NE/SW  runway — Fence 

Total 

....  $ 44,766.00 

CULBERTSON 

Acquire  land  — Construct  E/W  run- 

State  loan  

$ 20,000.00 

way,  taxiway  and  apron — Fence — - 
Segmented  Circle — Lighted  windcone 

Federal  

21,607.00 

Total 

....  $ 40,700.00 

MISSOULA 

Acquire  land  N/W  Clear  Zone — Con- 

Local  funds  ... 

....  $150,068.00 

struct  N/W  end  of  N/W-S/E  runway 
- — Reconstruct  part  of  E/W  runway 

Federal  

....  169,842.00 

for  taxiway — Construct  maintenance 
equipment  building 

Total 

....  $319,910.00 

POPLAR 

Pave  E/W  runway 

State  loan  

....  $ 20,000.00 

connecting  taxiway  and  apron 

Federal  

Total  

....  23,812.00 

....  $ 44,852.00 
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AIRPORT  PROJECTS  COMPLETED  IN  1963 


Project 
Name  & 
Number 

Type 

Construction 

MAC  Funds 
& Date 
Approved 

Board  of 
Examiners 
Approval 

Sponsors 

Funds 

Federal 

Funds 

Total  Cost 
& Date 
Completed 

Loan 

F.S. 
& C.* 

Anaconda 

New  G.A.U. 
Airn'^rt 

1 windcone 

None 

10,000 

None 

7-63 

10,000 

None 

Private 

Development 

Ashland 

New  G.A.U.* 
Airport 

1 windcone 

None 

5,000 

None 

7-63 

5,000 

None 

Private 

Development 

Augusta 

155-4-62 

New  G.A.U. 
Airport 

23,000 

8-10-62 

23,000 

8-20-62 

5,703 

None 

8-33 

24,319 

5,703.90 

S.  C. 

Big  Sandy 
170-10-62 

Runway 

Lighting 

System 

1 beacon 

None 

1,500 

None 

8-63 

1,500 

None 

C 

Billings 

Rebuild 

Taxiway 

None 

None 

52,692 

54,000 

10-63 

106,692 

None 

F.  C. 

Boulder 

156-4-62 

New  G.A.U. 
Airport 

21,000 

8-10-62 

21,000 

8-20-62 

6,052 

None 

20,643 

6,052.10 

S.  C. 

Butte 

150-11-61 

Airport 

Reconstruction 

11,000 

11-20-61 

11,000 

11-20-61 

103,862 

108,000 

7-63 

211,862 

10,000 

F.  S.  C. 

Dell 

119-12-58 

Slurry  Seal 
New 

16,500 

8-10-60 

16,500 

8-31-60 

16,215 

None 

9-62 

16,215 

None 

S 

Dillon 

174-5-62 

New 

Adm.  Bldg. 

78,000 

7-11-62 

78,000 

7-16-62 

None 

None 

12-63 

78,000 

78,000 

S.  C. 

Geraldine 

140-1-61 

New 

Paved  runway 

11,000 

1-11-61 

11,000 

1-25-61 

19,000 

33,600 

9-62 

53,600 

10,000 

F.  S.  C. 

Glasgow 

136-11-60 

Reconstruct 

Airoort 

101,000 

11-8-61 

101,000 

11-20-61 

10,739 

126,917 

9-62 

237,656 

100,000 

F.  S. C. 

Great  Falls 
171-9-62 

Taxiway 

Lighting 

54,000 

9-12-62 

54,000 

11-14-62 

45,762 

125,363 

10-63 

225,125 

54,000 

F.  S.  C. 

Great  Falls 
148-9-61 

Water 

System 

50,000 

9-20-61 

50,000 

9-27-61 

17,522 

76,478 

8-63 

144,000 

50,000 

F.  S.  C. 

Hardin 

166-8-62 

Land 

Acquisition 

5,000 

8-10-62 

5,000 

8-20-62 

None 

None 

6-63 

5,000 

5,000 

S.  C. 

Harlem 

163-7-62 

Extend 

Runway 

6,250 

7-11-62 

6,250 

7-16-62 

250 

None 

6-62 

6,500 

6,000 

S.  C. 

Harlem 

187-5-63 

Pave 

Runway 

4,000 

5-8-63 

4,000 

5-20-63 

None 

None 

9-63 

4,000 

4,000 

S.C. 

Havre 

134-7-60 

Reconstruction 

Airport 

101,200 

5-9-62 

101,200 

5-21-62 

7,750 

123,076 

9-63 

230,826 

100,000 

F.  S.  C. 

Helena 

186-4-63 

Compass 

Compensator 

800 

4-10-63 

800 

5-20-63 

1,178 

None 

8-63 

1,750 

None 

S.  C. 

Helena 

192-7-63 

Snow 

Plow 

20,000 

7-11-63 

20,000 

7-15-63 

None 

None 

20,000 

20,000 

S.  C. 

Hogeland 

164-7-62 

New  Turf 
Runway 

4,250 

7-11-62 

4,250 

7-16-62 

250 

None 

8-63 

4,500 

4,000 

S.  C. 

Medicine 

Lake 

Runway 

Liahts 

None 

None 

1,500 

None 

9-63 

1,500 

None 

C 

Polebridge 

167-8-62 

New  G.A.U. 
Airport 

23,000 

8-10-62 

23,000 

8-20-63 

23,000 

None 

8-63 

23,000 

None 

S 

Roundup 

153-4-62 

Seal  Coat 
Pavement 

5,195 

5-9-62 

5,195 

5-21-62 

None 

None 

8-63 

5,195 

4,795 

S.  c. 

Tiber 

151-11-61 

Irrigation 

System 

7,600 

9-61 

7,600 

10-61 

6,809 

Property 

5-63 

9,509 

None 

s.  s.  c. 

F. 

Whitefish 

168-8-62 

New  G.A.U. 
Airport 

23,000 

8-10-62 

23,000 

8-20-62 

7,310 

None 

10-63 

22,141 

7,310.43 

s.  c. 

Wolf  Point 

Runway 

Pavement 

Overlay 

None 

None 

30,000 

None 

9-63 

30,000 

None 

c 

TOTALS 

369,094 

647,434 

1,498,533 

464,861.43 

*F — Federal  Funds  S — State  Funds  C — Local  funds  (City  or  County)  G.A.U. — General  Aviation  Utility 
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AIRPORT  PROJECTS  UNDER  CONSTRUCTION 


(December  31,  1983) 


Project 
Name  & 
Number 

Type 

Construction 

MAC  Funds 
& Date 
Approved 

Board  of 
Examiners 
Approval 

Sponsors 

Funds 

Federal 

Funds 

Total 

Estimated 

Cost 

M.A.C. 

Loan 

F.S. 
& C. 

Billings 

172-9-62 

Water 

System 

100,000 

11-14-62 

100,000 

11-14-62 

66,809 

106,000 

272,809 

100,000 

F.  S.  C, 

Bozeman 

183-2-63 

Runway 

Extension 

14,000 

7-13-63 

14,000 

7-17-63 

3,800 

56,450 

74,250 

14,000 

F.  S. C. 

Deer  Lodge 

Runway 

Lights 

None 

None 

2,500 

2,650 

5,150 

None 

F.  C. 

Ekalaka 

176-10-62 

Nev.'  G.A.U. 
Airport 

20,000 

10-10-62 

3,000 

10-10-62 

10,000 

None 

20,000 

10,000 

S.  C. 

Geraldine 

Runway 

Lights 

None 

None 

1,500 

None 

1,500 

None 

C 

Hamilton 

161-6-62 

New  Paved 
Runway 

41,988 

6-5-63 

41,988 

6-18-63 

None 

47,348 

89,336 

41,988 

F.  S. C. 

Lincoln 

108-10-57 

New  VFR 
Airport 

31,110 

12-11-57 

31,110 

1-15-62 

31,110 

32,500 

63,610 

None 

F.  S. 

Seeley  Lake 
190-7-63 

New  G.A.U. 
Airport 

27,049 

10-16-63 

3,000 

7-15-63 

7,049 

None 

27,049 

20,000 

S.  C. 

West  Y St. 
111-7-58 

New  Air 
Carrier  A.P. 

100,000 

8-9-61 

100,000 

8-9-61 

736,096 
Park  Serv. 

646,332 

FAA 

1,382,428 

None 

F.  F.  S. 

Estimate  Totals 

on  incompleted  1963  Airport  Construction 

858,864 

891,280 

1,936,132 

185,988 

*F — Federal  Funds  G.A.U. — General  Aviation  Utility  S — State  Funds  C — -Local  Funds  (City  or  County) 


—24- 


AIRPORT  PROJECTS  UNDER  CONSTRUCTION 

(Projects  in  Planning  Stage  as  of  December  31,  1963) 


Project 
Name  & 
Number 

Type 

Construction 

MAC  Funds 
& Dace 
Approved 

Board  of 
Examiners 
Mppi  uval 

Sponsors 

i-unus 

Federal 

Funds 

Estimated 

Toial 

Cost 

Loan 

F.S. 
& C. 

Billings 

lal-/-b3 

Admin.  Bldg. 
Addition 

35,UUU 

7-11-63 

35,UU0 

7-16-63 

35,000 

35,000 

s.c. 

Billings 

Reconstruct 

Pavement 

160,996 

182,204 

343,200 

F.C. 

Broadus 

182-1U-62 

New  G.A.U 
Airport 

20,006 

lU-lU-62 

10-19-62 

10,000 

20,000 

10,000 

S.C. 

Butte 

Construct 
Bldg.  & 
Taxiway 

18,975 

21,475 

40,450 

F.  C. 

Chester 

Seal  Coat 
Pavement 

7,490 

8,478 

15,968 

F.  C. 

Choteau 

184-3-63 

New  Paved 
Runway  & 
Taxiway 

20,500 

3-13-63 

20,500 

3-19-63 

22,500 

43,000 

20,000 

F.  S.  C. 

Culbertson 

185-3-63 

New  Paved 
Runway  & 
Taxiway 

21,1UU 

3-13-63 

21,100 

3-19-63 

22,000 

43,100 

20,100 

F.  S.  C. 

Dutton 

tingineering 

Study 

S.C. 

East 

Glacier 

Engineering 
& tinance 
Study 

F.  S. 

Essex 

Engineering 

Study 

S 

Fairfield 

Engineering 

Study 

S.C. 

Glendive 

139-12-60 

Cross-wind 

Runway 

z.o,uuiJ 

2-20-61 

25,000 

25,000 

S.C. 

Hardin 

166-8-62 

Extend 

Paved 

Runway 

S.  C. 

Helena 

Apron 

Extension 

13,500 

14,000 

27,500 

F.  C. 

Helena 

165-7-62 

Uliice 

Building 

1UJ,UUU 

7-11-62 

48,471 

148,471 

100,000 

S.  C. 

Hysham 

169-8-62 

New  G.  A.  U. 
Airport 

3u,UUU 

S.  C. 

Jordan 

Reconstruct 

Airport 

F.  S.  C. 

Lavina 

New  G.  A.U. 
Airport 

20,000 

10-10-62 

20,000 

10-19-62 

S.  C. 

Libby 

Engineering 

Study 

F.  S.  C. 

Malta 

Seal  Coat 

C. 

Missoula 

Runway 

Extension 

150,068 

169,842 

319,910 

F.  S.  C. 

Poison 

Engineering 

Study 

F.  S.C. 

Poplar 

New  Paved 
Runway  & 
Taxiway 

20,000 

6-13-62 

20,000 

6-18-62 

23,000 

43,000 

20,000 

F.  S.C. 

Richey 

New  G.A.U. 
Airport 

Ryegate 

New  G.A.U. 
Airport 

20,000 

10-10-62 

20,000 

10-19-62 

20,000 

S.  C. 

Saco  Hot 
Springs 

Engineering 

Study 

S.C. 

Shelby 

Seal  Coat 
Pavement 

C 

Sidney 

Runway 

Re''cnstruction 

C 

The  Pines 

Engineering 

Studv 

S.  C. 

Wibaux 

’^Tew  G.A.U. 
Airnort 

20,000 
10-1 0-62, 

20,000 

10-19-62 

20,000 

10,000 

S.  C. 

C — Local  Funds  (City  or  County) 
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F* — Federal  Funds 


S — State  Funds 


G.A.U. — General  Aviation  Utility 


FUTURE  DEVELOPMENT  OF  MONTANA  AIRPORTS 


Baker Pave  Runway 

Big  Fork Engineering  Study 

Circle .Reconstruct  Airport 

Harlowton New  Runway 

Hinsdale Reconstruct  Runway 

Jordan New  Paved  Runway 

Lewistown Administration  Building  Addition 

Noxon New  General  Aviation  Airport 

Philipsburg New  Airport 

Plentywood Develop  Ramp  Area 

Rapelje New  General  Aviation  Airport 

Roosville Border  Crossing  Airport 

Stanford .Reconstruct  Runway 

Townsend Runway  Lights 

Valier Runway  Lights 

Winnett New  General  Aviation  Airport 


CASH  BALANCE 


Item 

Balance  in  Fund  188 

Receipts  Current  Year.... 

Expended  to  Date 

Lfnencumbered  Balance 

Cash  Balance 


Date 

Amount 

Total 

6-30-62 

532,929.79 

6-30-63 

668,224.99 

6-30-63 

650,372.97 

6-30-63 

(330,955.41) 

6-30-63 

550,781.81 

INCOME 

Fiscal  Year  1963 


Income  No.  & Item 

Budget 

Total 

Income 

I-l 

Aviation  Euel  Tax 

$546,408.00 

$594,745.51 

1-2 

Pilot  Registration 

2,500.00 

2,020.00 

1-3 

Unicom  Radios 

1,000.00 

203.56 

1-4 

Educational  Material 

150.00 

83.90 

1-5 

Aeronautical  Charts 

500.00 

803.15 

1-6 

Wind  Socks 

100.00 

161.00 

1-7 

IBM  Listing  of  Aircraft 

50.00 

18.00 

1-8 

Miscellaneous 

100.00 

40.93 

1-9 

Airport  Loan  Recapture  Fund 

49,092.00 

70,112.94 

I-IO 

Airport  Directories 

100.00 

36.00 

TOTAL 

$600,000.00 

$668,224.99 
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RECAPITULATION— FISCAL  YEAR  1963 


Expended  Budget  Encumbered  Unencumbered 

Budget  FY-1963  Balance  to  date  Balance 

253-1  9,000.00  9,000.00  

253-2  108,072.32  106,052.33  2,019.99  

253-3  63,967.50  59,640.42  4,327.08  

253-4  16,500.00  16,500.00  

188  935,389.97  459,180.22  476,209.75  812,500.58  -336,290.83 

Total  1,132,929.79  650,372.97  482,556.82  813,512.23  -330,955.41 


253-1 — Department  Head 
253-2 — Operations 


253-3 — Capital 

253-4 — Aviation  Education 


188  — Airport  Development 


FISCAL  YEAR  1964 
BUDGET  REPORT 

For  the  Period  July  1,  1963  thru  Jxme  1,  1964 
INCOME  PROJECTION 


Aviation  Fuel  Tax $ 600,000.00 

Pilot  Registration  2,800.00 

Unicom  Radios  500.00 

Books  and  Supplies 150.00 

Charts  and  Directories 600.00 

Airport  Aids  150.00 

Other  Income  50.00 

Sub  Total  604,250.00 

Payments  of  Loan  Receivable 99,750.00 

Federal  Grants  1,373,982.00 

Sub  Total  1,473,732.00 

Total  Receipts  $2,077,982.00 


FISCAL  YEAR  1964  APPROPRIATIONS 


253-2 — Operation  $ 285,350.00 

253-3 — Capital  63,450.00 

253-4 — Aviation  Education  44,000.00 

253-6 — Construction  and  Engineering  Grants 41,000.00 

724400 — Revolving  Fund  350,000.00 

505400 — Federal  and  Private  Grant  Clearance Entire 
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